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1. L7) +97 UNCL) 

| | &. Steps are being taken to Clarify the procedure for obtaining funds on 
this contract for the WE-117L System. It is Planned to visit Headquarters AMC and 
discuss this matter With the individuals there concevned with funding procedures. 
For current purposes funds are available to cover the contract for approximately 
two additional months » and it is anticipated thet additional funds will be forth- 
coming in time to carry the program through FY 58 without Purther alfficulties 
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| be The proposel for definitization of this letter contract is expected 
Shortly. This proposal has slippeé schedule frou the original date of April 1957, 
_ and the current date is August 1957. Information frou the contractor indicates that | 
their proposal has been completed and is now being coordinated Within their own — 
anagement. Contractor states that the proposal wilt be delivered on or before 





Colonel, USAP. 
Chief, WS-117L Branch 
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